To:  Chavez,  Luke[Chavez. Luke@epa.gov] 

From:  Cristiano,  Gina 

Sent:  Fri  8/7/201 5 3:25:36  PM 

Subject:  FW:  Silvterton/Gold  King  Site  Status  Update 


Per  900hrs 

Going  to  construct  2 ponds,  upper  done  by  early  this  afternoon,  start  treatment  once 
complete. . .lower  pond  done  by  COB  today  or  tomorrow  morning. . . 


From:  Cristiano,  Gina 

Sent:  Friday,  August  07,  2015  8:55  AM 

To:  Hestmark,  Martin;  Card,  Joan;  McClain-Vanderpool,  Lisa;  Smith,  Paula;  Libby  Faulk 
Subject:  Silvterton/Gold  King  Site  Status  Update 


As  of  8am  word  from  the  field  regarding  Silvterton/Gold  King  Site  status: 


Flow  from  the  mine  is  now  controlled  but  is  still  discharging  to  Cement  Creek. 

The  plan  is  to  build  a pond  today  to  contain  it.  There  is  plenty  of  caustic  soda  and  flocculent  on- 
site to  provide  treatment  once  the  pond  is  built. 


Field  crews  are  going  to  “ground-truth”  whether  the  1200  gpm  is  the  correct  flow  number  or  not. 


At  8am,  OSC  Griswold  was  driving  past  Silverton  on  his  way  to  Durango  and  reported  the 
Animas  River  is  clearing  up.  It  is  cloudy  but  no  longer  red. 


Gina  Cristiano 

Emergency  Response  & Planning  Coordinator 

EPA  Region  8 

303-312-6688 
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